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ENGINEERING STUDY Q 

AIRCRAFP CCRP. r. ^ * 

CHANGE PROPOSAL P] 

- 3-60 affects; wspo Q project fx) 

OR COMPONENT PART OR LOWEST SUBASSEMBLY I PART NO. A MODEL OR TYPE 


i ILOCKHEED AIRCRAIT CORF. 

2 - 3-60 


AFFECTS ; 


NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY PART NO. A MODEL OI 

AIRPLAHE BRAO CHUTE COHTAim 

TITLE OF PROPOSAL : 

NATURE OF PROPOSAL: 

1 . REPLACE EXZSTIRO rRAO CHUTE CCRTAIHER (7^777) WITH 75P6^_CGnXAlHER CN ALL 
U-2C AIRPLAHE. 

2 . PREPARE AHD ISSUE A S^VICE BULLETIH. 

3 . FABRICATE APPROPRIATE KITS (NOTEt 75 F 6 iF IS SIMILAR TO FI 8 O-IO 3 USED CH 
U-2A AIRPLAHE3 COKSEQUafTLT NEW TOOUHO IS NOT REQUIRE. 


REASON FOR PROPOSAL : / 

1. PROVIDE A LAROSl DRAG CHUTE CORTAINSR FCR U-2C. 

A 2. TO EUNIHATE POSSIBIE DIFPICUliriES IN INSTALLINa JmQ CHUTE IN SNALUER 
EXI8T1HO COOTAINER. 

3. DrCCRPCRAnCH OP MQDIPICATIOH LAC-26-2 INCREASES COOLING AREA WHICH 

AIJ£WS FOR USE OF A CCRTAINER ESSEITIALLI AS LARGE AS THAT USS) OH U-2A^' 


ESTIMATED COST AND TIME INVOLVED : 

ES 

ADDITIONAL FUNDING REQUIRED : . ■ 

ADDITIONAL FUNDING REQUIRED : SP-I 917 (NOME) - SPARES RECCMMBIDEP 2 CCWTAINERS ^2 
ITEMS AFFECTED BY PROPOSAL ; 

SAfETr OPERATING INTER WEIGHT OR TOOLS S MAINTE- SERVICE FLIGHT mainTE 

..ffifis 

□ I □ I □ I □ I □ I □ I □ I □ I B I □ a 

EST. MAN^HRS. REQ'D. TO ACCOMPLISH CHANGE IN FIELD 1 MAH/HOUR 

SOURCE OF PARTS FOR KIT ^ AVAILABILITY 10 WEEKS AFTER APPROVAL 


.00 £A. 


SOURCE OF PARTS FOR KIT 7 


DISPOSITION OF SPARES AFFECTED 

7gF77 CCHTAIHERS OBSOUBTE - HOT REWCRKABLE. NO SPARES PROCURED CH THIS JTm. 


INITIATED BY 


SP-E-IA 


APPROVED ; WSPO 


?9BOoI&'3|!^0300040020-6 
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